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BILL NO. S-87-05+0 5 
SPECIAL ORDINANCE NO. s-/~7-// 


AN ORDINANCE approving the Contract 
for Res. 6088-87, Hoagland/Masterson 
NSA '87, between Gaines Construction 
Company, Inc., and the City of 

Fort Wayne, Indiana, in connection 
with the Board of Public Works | 
and Safety. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That the Contract for Res. 6088-87, Hoagland/ 





Masterson NSA '87, by and between Gaines Construction Company, 


Inc. and the City of Fort Wayne, Indiana, in connection with 


the Board of Public Works and Safety, for: 


improvement of the following: 

DEWALD STREET - From Hoagland Avenue 
to Fairfield Avenue by replacing 
curbs, partial sidewalks replace- 
ment and installing street lights 
and on BUTLER AVENUE from Hoagland 
Avenue to Fairfield Avenue by in- 
stalling street lights; 





the Contract price is Sixty-Six Thousand Three Hundred Fifteen 
and 35/100 Dollars ($66,315.35), all as more particularly set 
| forth in said Contract, which is on file in the Office of the 


Board of Public Works and Safety and, is by reference incorporated 





herein, made a part'hereof, and is hereby in all things ratified, 
e and approved. Two (2) copies of said Contract are 

hi file with the Office of the City Clerk and made available 

for public inspection, according to law. 

| SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 
‘approval by the Mayor. 
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APPROVED AS TO. FORM 
AND LEGALITY 









Bruce 0. xberger, City Attorney 
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Read the i 
seconded by , and duly adopted, placed on its 
passage. PASSED (E6ST) by the tollowing vote: 
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RR E. KENNEDY, CITY CLERK 
Passed and mopped by the Common Council of the City of Fore 
Wayne, Indiana, as (ASINEXATION) _—{aPPROPREATON}- ~~ (GENERA ) 
(SPECIAL) (ZONING-—MAD) ORDINANCE (RESOLUTION)— NO. 
on the 2G IÉ day oft 


ATTEST: (SEAL) 2. 
E a Meh OG S) Be 


SANDRA E. KENNEDY, CITY CLERK 













Presented by me to the Mayor of the,cit y Indiana, 


oe ke Me 
at the hour of / Pia 2 d O'clockzsn | l SM TE Sip 2 


SANDRA E. KENNEDY, CITY CLE 


Approved and signed by me lay A4 aay of . 


19 G4 ’ at the hour of E o'clock K “M.,E.S.T. 











NOTICE OF AWARD 


TOR Gaines Construction Co., Inc. | 


217 W: Washington Center Road_ 
Fort Wayne, Indiana 46825 ` 


PROJECT DESCRIPTION Res. 6088-87: ‘Hoagland/Masterson NSA '87 


a. 





The OWNER has considered the BID submitted by you for the above-described 
WORK, in response to its advertisement for bids dated April 10 & 17, 1987. 


You are hereby notified that pone ee has been accepted for items in the 
amount Orr- 600 815.35 : 


You are required to furnish Contractor's Performance and Guaranty Bond, 
Payment Bond and Certificate of Insurance within ten (10) calendar 
days from the date of this Notice to you. 


If you fail to execute said Agreement and to furnish said bonds within 
ten (10) days from the date of this Notice, said OWNER will be entitled 
to consider all your rights arising out of the OWNER'S acceptance of 
your BID as abandoned and as a forfeiture of your BID BOND. The OWNER 
will be entitled to such other rights as may be granted by law. 


You are required to return an acknowledged copy of this NOTICE OF 
AWARD to the OWNER. 


Dated this O day of ZA a 1987. 


City of Fort Wayne 


ACCEPTANCE OF NOTICE City of Fort Wayne 
Board of Public Works & — 


Receipt of the above NOTICE OF AWAB 
is hereby acknowledged by 





Title ENEMIES 5." ata Wat® TH Gi 5! Styai E es CO i TER A 


City of Fort Wayne 
Mayor 


Award Date: ee A oe xX J 


Compliance: 


‘vers 





ion i: 5/1/85 


REVISED 


BID ` 














CONTRACTOR: oe , /2 pi R (\ 
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PROJ: HOAGLAND/MASTERSON NSA'87 RES. NO: 6088-87 
ITEM | ITEM | QUANTITY |UNIT|UNIT COST] AMOUNT 
NO. | : : : ($) ($) 
l. |Concrete Removal | T550 3782 ey oe OG FT; ony 
| | te De PoC 
2. |Curb Removal - | 1420 |LF | Pr en ee 
| | E OL 
— - ———— | aam EA E E 
3. |4" Concrete Walk (incl.2" B-Borrow| 13400 |SF | i i EE . 
nem) ASE Mas OA AS A NA | Seas, Hib PX 
4. |6" Concrete Drives(incl.2" Conduit | reos SY" | 
5. —|a¥ cones Alleys (Ine conaaigy— |r | SO [aaco 
. Conc. eys(Incl. 2" condui 32 |SY os eas en! 
TEAR EN ON ee aa a 
6. |Conc. Curb Type III | 1420 |LF |, gy ee ee LAr 
| | : | la ES PO YAY 
7. |6" Conc. Wingwalk with ramps | TOG ISR ha nates Way ea ge 
tl | ee eee. aS Re Gras OSS tee ee oe 
8. |Std.Catch Basin Type I-c | 2 |EA See Ol erg he a 
| (Set in Place) | | Te a OO © 
9. |Abandon Structure | 2, BA Pan meen Cae 
| | | Sy gS ee 16,00 SE 
10. |9" Conc. (Corner Cutback) | a6 18S one ae. Ca. 
PA | ELA a A ed 
ti. : |Top. S611 | 190 FTON bo | a 
EA Mss aa to SNE ee COS Be 
12. |Seed, Mulch & Fertilizer | T493 PERE i ee e] JOBE 
| | 3 | E A Aa 
13. |Backfill Behind Curbs | 10 |TON | KO CiO) foe 
seep ag TANA ee ee adres pe ee 
14. fees, Patching | 1420 = on | 14.30 
15. |Conc. Step Riser | 32 JEA p; o | 
Ie |Tree Renova (@z=y———| EEr 
16. |Tree Remova 42 2 pa ae 
oo | p ee Aa OO 
17. |Install 16' Alum.Pole with Poleset| 12 |EA | Fas ey eae å 
| | | TAS ffl 
18. |Install TCIOOR | Oy ae ee a eS 
| [See | ee ae 
19. |Trench in Earth 20 Inch Deep | 588 |LF | ER ETEO 
| | Mines ee oat EE 
20. |Bore or Push 1 1/2 inch Tubing | 678 |LF | pee LEA 
| Ca a E T 
21. |Install 2/C #6 Wire in Trench | 1425 |LF | 4 TAPES 
Jor conduit | | |e tle dae, 
$ ; ete 
22. nana 10" Riser : | 1 ie | Ce ae Yb 
ae : | | | | 
Psd | E Seared se 


SHEET 1 OF 1 


NOTE: CONTRACTOR WILL BE PAID ON MEASURED QUANTITIES ONLY 


UNIT PRICE BID. 





t 


In submitting this bid, it is understood, that the right is reserved by 
the Owner to reject any and all bids, and to waive any defect in any 
bid. 


IN WITNESS WHEREOF, the bidder (a firm) by its owner (è) named below, 
hereunto set hand(s) and seal this 5°: day of 24.4 19% /. 





Pa x oe nd 
j ' s 
| Rae J. oe f Tt a ae cine E n 1 i. } É 
FIRMSNAME Sch ENE a OT T A I 
TA A N AA 


BY: 





ADDRESS; AlTw UJesh ti ` 






TELEPHONE: _2/ F (4/63 32 -€ 


IN TESTIMONY WHEREOF, the bidder (a corporation) has caused this 
proposal to be signed by its President ang Secretary, and, affixed its 
corporate seal this _4 7 day of BBA: A iso ae ae 





ADDRESS: 








TELEPHONE: 

ATTEST: A 
i \ 
>H j ; f Í 
Ark k | i 
£ S : f X 
/ ) 

i f 


ogani QA se 


MBE/WBE COMMITMENT FORM 


` THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE GOALS OF 
THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


Ae 
Bs 
Cs 
D. 


_ The undersigned firm certifies that it is an MBE/WBE 


Contractor (cross out inapplicable provision). 


For MBE specify percentage of minority ownership \o° $. 


oe 


For WBE specify percentage of women ownership © _ %3. 


The undersigned certifies that they are a joint venture 
in which the following (MBE/WBE) firm 

(cross out inapplicable provision) is a joint venture 
partner. 


The MBE/WBE firm (cross out inapplicable provision), 
shall have-i4._% participation (employees) Ux 3% 
participation (costs) in this project. 


Specify the percentage of minority/women ownership in 
the MBE/WBE firm {so %. (Cross out inapplicable 
provision.) 


The undersigned commits _¢% % of the total bid price as 
a subcontract to minority business enterprise 
participation. The MBE firms, which are proposed as 
subcontractors, are the following: 


NAME OF FIRM ADDRESS TYPE OF WORK 


1. 
2. 
3. 


The undersigned commits _2 % of the total bid price as 


a subcontract to women business enterprise 
participation. The WBE firms, which are proposed as 
subcontractors are the following: 


NAME OF FIRM 3 ADDRESS TYPE OF )WORK 
i PAR cii g EN BADE’ Ree A [Nnr og A Å UN, E ane 


2. 
3. 


E. Complete (1) and (2) below if participation goals of 7% MBE 
and 2% WBE have not been met. 


I My Company cannot meet the participation goals for the 


following reasons: 
rte N SS 
IG Reeser: a reese eee ee E 
Tt E 
SRR et me ae meee ag carne ee er A ‘E 


2. We have taken the following steps in an attempt to 
comply with these participation goals: 


Ro age ae T 
ST r e e e ip e 


EE EE et pe eh Fg 


(Attach additional sheets as necessary.) 


e AEE 
tata 





"MINORITY/FEMALE HOURLY UTILIZATION" 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE HOURLY 
UTILIZATION. 


A. The undersigned firm certifies that it will employ ana 
utilize minorities and females and/or will ensure that its 


B. Complete (1) and (2) below if the hourly utilization figure 
set forth in "A" is less than 17%. 


I My Company and its subcontractors cannot meet the 17% 
minimum hourly utilization figure for the following 


Pe a a e EE eo ee ae 


PAS My Company has taken the following steps in an attempt 
to comply with the 17% hourly utilization figure: 


TES CERT ct Te ee 
aR ea ama reer gee es ere ne E S 
ee ea ee eee E ee 
Se a ee re ee eR a ae 


(Attach additional sheets, if necessary.) 


CONTRACTOR: 





E A- bag nes 
It is the policy of _ Au M*A irin] ca he that 
(Company) 





equal employment opportunity be afforded to all qualified persons 
without regard to race, religion, Color, sex, or national origin. 


In support of this policy _/) Grm “> Lan nA will not 
_ (Company) 


discriminate against any employee or applicant for employment 
because of race, religion, color, sex, or national origin. 


cy 
A ele 14 


The SLANI (on aK will take affirmative action 
- (Company) 


to insure that applicants are employed and that employees are 
treated during employment without regard to their race, religion, 
color, sex, or national origin. Such action will include but 
not be limited to: 


RECRUITMENT, ADVERTISING OR SOLICITATION FOR EMPLOYMENT, 
HIRING, PLACEMENT, UPGRADING, TRANSFER OR DEMOTION, SELEC- 
TION FOR TRAINING INCLUDING APPRENTICESHIP, RATES OF PAY OR 
OTHER FORMS OF COMPENSATION, LAYOFFS OR TERMINATION. 











Lio olf 
ASAI? Lyne t ppv ler . 
(Name of Company) | 
i] 
i 


f 


{/ 
¿Tj? is ENTS A A} || ~ 
(Signature of Company Official) 
AN 





i] wa P L } ; carey 
/. fso- piles 194 4 


(Date) 





STREET BARRICADE MAINTENANCE INFORMATION 
ee CEN UAL LON 


Listed below are the names and telephone numbers of 
the persons responsible for the maintenance of the barricades 
necessary for the duration of this contract. 


NAME _ TELEPHONE NUMBER 
ee A ee 
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Contractor 


rA 


i 


Feta a Gee 
Resolution No. bd 9 6 4 





CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 





, the 
Position Company 





HEREBY CERTIFY: 


l. That the Financial Statement of said Company, dated the 27 day 
of Ppl , 19 %7 now on file in the office of the 
Board of Public Works & Safety of the City of Fort Wayne, Indiana, 
which Financial Statement is by reference incorporated herein and 
made a part hereof, is a true and correct statement, and, 
accurately reflects the financial condition of said Company, as of 


the date hereof; and, 


2% That I am familiar with the books of said Company, showing its 
financial condition and am authorized to make this Certificate on 
its behalf. 


DATED AF Lek 4 ag A 7 CT 


SUBSCRIBED AND SWORN to before me, a Notary Public, in and for said 
County and State, this- Zay of Apd a pie oe 





Í 
ri 


ee fe 


ee 





NOTARY PUBLIC. 
Resident of Z 





Z County, IN 


My Commission Expires: 
De A ee 
‘ A 5 


ec AE i NON-COLLUSION AFFIDAVIT 
The Bidder, by its officers and Kamao N 


agents or representatives present at the time of filing this bid, being 
duly sworn on their oaths, say that neither they nor any of them have 
in any way, directly or indirectly, entered into any arrangement or 
agreement with any other bidder, or with any public officer of such 
City of Fort Wayne, Indiana, whereby such affiant or affiants or either 
of them, has paid or is to pay to such other bidder or public officer 
any sum of money, or, has given or is to give such bidder or public 
officer anything of value whatever, or such affiant or affiants or 
either of them has not directly or indirectly, entered into any 
arrangement or agreement with any other bidder or bidders, which tends 
to or does lessen or destroy free competition in the lettering of the 
Contract sought for by the attached bids, that no inducement of any 
form or character other than that which appears upon the face of the 
bid will be suggested, offered, paid or delivered to any person, 
whomsoever to influence the acceptance of the said bid or awarding of 
the Contract, nor has this bidder any agreement or understanding of any 
kind whatsoever, with any person whomsoever to pay, deliver CO, OF 
share with any other person in any way or manner, any of the proceeds 
of the Contract sought by this bid. 






Subscribed and sworn to before me by 


this ZZ day of Lees tf 2 
es 


My Commission Expires: 
ea Lio OS) NOTARY PUBLIC 5,40 fey? 
Resident of (Ze County) IN 


Si PET SR RRS a era Pa ESEE A caries sore ess ae 
Subscribed and sworn to before me by 

Lae a SS a a 
Chis oe. cee 






i, ae . 


My Commission Expires: ; 
eatin re de US Se 


NOTARY PUBLIC 
Resident of County, IN 


Subscribed and sworn to before me by 
this day of , a9 : 


$ 


My Commission Expires: 
. re ee 


NOTARY PUBLIC 


Resident of 


County,IN 











BOND NO... Bond # SBA 12227008. 


BID OR PROPOSAL BOND 


KNOW ALL MEN BY THESE PRESENTS, that we _ Gaines Construction Company, Inc. 





as PRINCIPAL, (hereinafter called the Principal), and Indiana Lumbermens Mutual Insurance Co. 
, a corporation duly organized under the State of Indiana and authorized to transact 
a general surety business in the State of Indas SURETY, (hereinafter called the Surety), are held firmly bound unto: 


Board of Public Works, Fort Wayne, Indiana 


as OBLIGEE, (hereinafter called the Obligee), in the sum equal to 10 % of the accompanying bid of the Principal, not, 
however. inexcessof__“ight Thousand Five Hundred & no/1l00****x%***x deiars 
PEE A for the payment of which sum well and truly to be made, the said Principal and the said Surety, 
bind ourselves, Our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


Obligee a proposal or bid, dated on or about the date mentioned below, for: (1) the performance of the designated work, or 
(2) the furnishing of the specified goods, supplies or products, to-wit: 


Hoagland-Masterson NFA -87 
Resolution # 6088-7 


NOW, THEREFORE, if the Principal shall not legally withdraw said bid within or at the times permitted therefor, but shall 
duly make and enter into a written contract with the Obligee, in accordance with the terms of said proposal or bid, or any 
amendment thereof acceptable to the Principal, within the time permitted therefor after such contract forms are presented to 
the Principal for execution, should the Obligee award the Principal the said work or contract, or any part thereof: and if the 
Principal shall give bond or bonds for the faithful performance thereof, and/or for payment for labor and materials going 
thereinto, as in the specifications or contracts provided: or if the Principal shall, in case of failure so to do, pay to the Obligee 
the damages which the Obligee shall have actually suffered by reason of such failure, not exceeding the penal sum of this 
bond, then this obligation shal be null and void, otherwise to be and remain in full force and virtue. 


PROVIDED, HOWEVER, that no action shall lie, or claim be enforced hereunder, unless the award on the basis of said bid 
shall have been made within thirty (30) days after the formal opening of said bid, or within the time specified within the bid 
provisions, whichever time shall be greater, and unless the Obligee hereunder shall give notice to Surety of said award at the 
time of notification to the Principal; and unless legal action to enforce any claim hereunder shall have been commenced 
within six (6) months from the date of the formal opening of said bid. 


* 
i 


THE CONDITIONS OF THIS OBLIGATION IS SUCH, That, whereas the Principal has submitted or is about to submit to the 


PROVIDED, always, that this Bond shall not be valid and binding upon the Surety unless accompanied by a Certified Copy 
of a Power of Attorney authorizing the undersigned Attorney-in-Fact to execute such a bond, the Serial Number upon which 
Copy of Power of Attorney shall correspond with the Bond Number set out above. 


Signed, sealed, and dated this yo eee ot day of AEL S e I «eal Oe 19 t Ohg s 
Gaines Construction Company, Inc. 


BY 2 a 





Principal Š 
Indiana Lumbermens Mutual Insurance Co. 


Bonen eed a EE eee ee ee 
Jerr Attorney-in-Fact 








Indiana 


j \ siege ; POWER OF ATTORNEY 
i Company 
E= 





























PRINCIPAL _ Gaines Construction Company, Inc. EFFECTIVE pate APril 29, 1987 
_ 217 West Washington Road Fort Wayne, Indiana 46825 
(STREET ADDRESS) (CITY) (STATE) (ZIP CODE) 
CONTRACT AMOUNT AMOUNT OF BOND $ 8,500.00 — 


POWER NO. SBA - aes, 





KNOW ALL MEN BY THESE PRESENTS, that the Indiana Lumbermens Mutual Insurance Company, a Corporation duly organized and 
existing under the laws of the State of Indiana, with its principal office in the City of Indianapolis, Indiana, does hereby make, constitute 
and appoint Lee Ey y i 2 


Satao LLlinois-— 


as its true and lawful Attorney(s)-in-Fact, with full power and authority herby conferred to sign, execute, acknowledge and deliver any 
and all Bonds and undertakings, recognizances, contracts of indemnity, and other writings obligatory in the nature thereof for and on 
its behalf as follows: 








The obligation of the Company shall not exceed one million ($1,000,000.00) dollars. 


And to bind the Corporation thereby as oy and to the same extent as if such Bonds and undertakings, recognizances, contract of 
indemnity, and other writings obligatory in the nature thereof were signed by the President, sealed and duly attested by the Secretary 
of the Corporation, hereby ratifying and confirming all that the said Attorney(s)-in-Fact may do in the premises. This Power of Attorney 
is executed and may be revoked pursuant to and by authority granted by Article IV, Section 2-A (1) and (2) of the By-Laws of the 
Indiana Lumbermens Mutual Insurance Company, which reads as follows: 


(1) The President or any Vice President shall have the power and authority, by and with the concurrence with the Secretary of the 
Corporation, to appoint Attorneys-in-Fact for purposes only of executing and attesting to Bonds and undertakings, 
recognizances, contracts of indemnity, and other writings obligatory in the nature thereof, and at any time to remove any such 
Attorney-in-Fact and to revoke the power and authority given to him. 


(2) Attorneys-in-Fact when so appointed shall have power and authority, subject to the terms and limitations of the Powers of 
Attorney issued to them, to execute and deliver on behalf of the Corporation any and all Bonds and undertakings, 
recognizances, contracts of indemnity, and other writings obligatory in the nature thereof, and such insirument executed by 
any such Attorney-in-Fact shall.be as binding upon the Corporation as if signed by an Executive Officer and sealed and 
attested by the Secretary. 


IN WITNESS WHEREOF, the Indiana Lumbermens Mutual Insurance Company has caused these presents to be signed by its Vice 
President, attested by its Secretary and its Corporate Seal to be hereto affixed this FIRST day of _ OCTOBER 1986. 


ATTEST: Indiana Lumbermens Hy Insurance Company 
By. 


Vice President 









By 5 
Secretary 
STATE OF INDIANA ss: 
COUNTY OF MARION g 





On this FIRST day of OCTOBER 19 _86_, before me personally came 
the individual who executed the preceding instrument, to me known, who being by me duly sworn, acknowledged the execution of the 
above instrument and did depose and say; that he is the therein described and authorized officer of the Indiana Lumbermens Mutual 
Insurance Company; that he knows the seal of said Corporation; that the seal affixed to the said instrument is such corporate seal; that 
it was so affixed by order of the Board of Directors of said Corporation; and that he signed his name thereto by like order. 


oE ALI 


Notary Public 











My Commission Expires 


INDIANA 
COUNTY OF MARION 






! SS: 


|, the undersigned, Secretary of the Indiana Lumbermens Mutual Insurance Company, do hereby certify that the above 
and foregoing is a true and correct copy of a Power of Attorney, executed by said Indiana Lumbermens Mutual 
Insurance Company, which is still in force and effect. 


This Certificate may be signed and sealed by facsimile under and by the authority of the following resolution of the Board of Directors of 
Indiana Lumbermens Mutual Insurance Company at a meeting duly called and held on the 12th day of June 1973. 


“RESOLVED: That the use of printed facsimile of the Corporate Seal of the Company and of the signature of the Secretary on 
any certification of the correctness of a copy of an instrument executed by the President or a Vice President pursuant to Article 
IV, Section 2-A (1) and (2) of the By-Laws appointing and authorizing Attorney-in-Fact to sign in the name and on behalf of the 
Company Bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof, 
with like effect as if such seal and such signature had been manually affixed and made, hereby is authorized and approved.” 


In witness whereof, | have hereunto set my hand and affixed the seal of said Corporation, this 29th 


day of i 19_ 87 


(SEAL) 





WwW 


Secretary 





Form 253 





ADDENDUM NO. 2 
HOAGLAND/MASTERSON NSA'87 - RESOLUTION NO. 6088-87 
WORK ORDER NO. 10,646 


A DELETION OF QUANTITIES ON DEWALD STREET ARE AS FOLLOWS 


STREET TO HOAGLAND AVENUE 

ITEM NO: 2 

SHOULD READ 1420 L.F. INSTEAD OF 2450 L.F 
ITEM NO. 6 

SHOULD READ 1420 L.F. INSTEAD OF 2450 L.F. 
ITEM NO. 11 

SHOULD READ 190 TON INSTEAD OF 219 TON 
ITEM NO. 12 

SHOULD READ 1493 S.Y. INSTEAD OF 1991 S.Y. 
ITEM NO. 13 

SHOULD READ 10 TONS INSTEAD OF 17 TONS 
ITEM NO. 14 

SHOULD READ 1420 L.F. INSTEAD OF 2450 L.F. 
SEE ATTACHED REVISED BID. 


RECEIVED BY: 











OVEME SOLUTIO 


NO. 6088-87 


RESOLVED BY THE BOARD OF PUBLIC WORKS AND SAFETY OF THE CITY oF 
FORT WAYNE, INDIANA, 


That it is deemed necessary to improve: 


DEWALD STREET From Hoagland Avenue to Fairfield Avenue by 
replacing curbs, partial sidewalk replacement and installing 
Street Lights and on Š 


BUTLER AVENUE From Hoagland Avenue to Fairfield Avenue by 
installing Street Lights 


This area also known as HOAGLAND/MASTERSON NSA'87 


all in accordance with the specifications on file in the office 
of the Department of Public Works and Safety of said City; and 
such improvement is now ordered. 


It is hereby found by said Board of Public Works and Safety that 
all benefits accruing hereunder will be to the general public of 
the City of Fort Wayne and that no special benefits will accrue 
to any property owner adjoining said improvement or otherwise 
assessable under said improvement. The cost of said improvement 
shall be paid 100% by Community Development and Planning Depart- 
ment. 


This project is funded by a HUD Community Development Block 


Grant and is subject to the requirements of Section 3 of the 
Housing and Urban Development Act of 1968. 


ry l 
Adopted, this g day of Lpnd) As dae Gas 


BOARD OF PUBLIC WORKS & SAFETY 





ATTEST Miles ad Lhe df meui) 


Secretary and Clerk 


BIDDER 


i BIDDER: i 


BIDDER 


BIDDER 


4-29-87 


DATE: 


BID TAB 


IREITH-RILEY CONST. CO. iJOHN DEHNER INC. 


tHIPSKIND CONCRETE 


‘GAINES CONST. CO. 


RES. NO: 6088-87 


TEM: 


0. 


ROJ:HOABLAND/MASTERSON NSA‘87 


{UNIT COST! AMOUNT 


AMOUNT 
($) 


UNIT COST: 


AROUNT 


AUNIT COST! 


UNIT COSTI AKOUNT 


AMOUNT © UNIT COST! 


TQUANTITYSUNITIUNIT COST! 


ITEM 


i ($) 


($) 


($) 


1 
t 


6355.00 


1 4103 


3545. 00 


i ; 
a: 


~~ 4650.00 


ENT 


4650.00 


3.00 


3.25 i 5037.50 | 


1550 SY 


iConcrete Resoval 


‘Curb Resoval 


38054. 00 


RF 
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{ Admn. ree. 
"TITLE OF ORDINANCE. Contract for Res. 6088-87, Hoagland/Mastersen NSA '87 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 


SYNOPSIS OF ORDINANCE . The Contract for Res. 6088-87, Hoagland/Masterson NSA 





'87 is for the improvement of the following: 

DEWALD STREET - From Hoagland Avenue to Fairfield Avenue by replacing 
curbs, partial sidewalks replacement and installing street lights and 
on BUTLER AVENUE from Hoagland Avenue to Fairfield Avenue by install- 


ing street lights. Gaines Construction Company,, Inc., is the con- 









tractor. 
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EFFECT OF PASSAGE Improved conditions as listed above. 
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Pete a ec ae i ee A a Bee S N A RG ae Beet ane eae 
EFFECT OF NON-PASSAGE 

a a eh ate ep ee eat ae ee gee ae Re ae eae Sena 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) 5 66,315.35 


er aaaea aeaa EA 


ASSIGNED TO COMMITTEE 


E a aS S E 


RA 





BILL NO. s+87-05-05 i 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 
WE, YOUR COMMITTEE ON PUBLIC WORKS z TO WHOM WAS 
a 
REFERRED AN (ORDINANCE) (RESQ@ENFXGN). approving the Contract 


for Res. 6088-87, Hoagland/Masterson NSA '87, between Gaines . 
Construction Company, Inc., and the City of Fort Wayne, Indiana 
aA eel inosine Denese E E A S 


in connection with the Board of Public Works and’ Safety 
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LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESOKUTXGNX : 
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, NO 
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SAMUEL J. TALARICO 
CHAIRMAN 


JANET G. BRADBURY 
VICE CHAIRPERSON 


PAUL M. BURNS 
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CONCURRED IN s IAF SANDRA E. KENNEDY 


CITY CLERK 


